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Message Text 


UNCLASSIFIED 

PAGE 01 DAMASC 03433 031238Z 
45 

ACTION NEA-10 

INFO OCT-01 ISO-OO EB-07 AID-05 TRSE-00 /023 W 

073425 

R 031215Z SEP 75 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4467 
AMEMBASSY BEIRUT 

UNCLAS DAMASCUS 3433 

BEIRUT FOR RTDO 

E.O. 11652: N/A 
TAGS: BTIO, SY 

SUBJEC: FOREIGN GOVERNMENT TENDER - CANAL CONSTRUCTION - 
SPECIAL HANDLING 

1. 476/DAMASCUS/ T-62 

2. SEPTEMBER 2, 1975 

3. MICHAEL DAVIS 

4. 476 SYRIA 

5. N 

6. MINISTRY OF THE EUPHRATES DAM, MALKI ST., DAMASCUS 

7. 8107 

8. NOVEMBER 1, 1975 

9. FOREIGN GOVERNMENT TENDER 

10. EXECUTION OF THE FIRST PART OF THE LOWER MAIN 
CANAL, JUST UPSTREAM FROM THE EUPHRATES DAM. APPROX. 

18KM LONG, 140 CUBIC METERS/PER SECOND DISCHARGE. 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 DAMASC 03433 031238Z 

1 1 . FINANCED 
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BY IBRD LOAN. CONTRACT DOCUMENTS OBTAINABLE 
FROM MINISRY AGAINST 2000 SL. 

12. SPECIAL HANDLING - CRITERION C. 

13. COMMENT: THIS IS A RETENDER ISSUED TO WORLDBANK 
PARTICIPATING COUNTRIES; RESULTS OF EARLIER TENDER WERE FAR 
OVER TOTAL PROJECT BUDGET (OF SARG AND IBRD). SEIDECK OF IBRD 
HAS PROJECT DETAILS, INCLUDING PROBLEMS PROJECT FACES; SOIL, 

HIGH COSTS, LOCAL LABOR, ETC., AND FACT THAT PROJECT CURRENTLY 
ONLY PARTIALLY FINANCED BY IBRD. 

MURPHY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 03 SEP 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975DAMASC03433 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750304-0191 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750985/aaaacxim.tel 

Line Count: 73 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: RowellEO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 1 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 JUN 2003 by MaustMC>; APPROVED <13 JAN 2004 by RowellE0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: C: FOREIGN GOVERNMENT TENDER - CANAL CONSTRUCTION - SPECIAL HANDLING 
TAGS: BTIO, SY 
To: COM 
Type: TE 
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